Approved For. ‘Release areal aie 


25 Goteber 1957 


Hycon Mfg. Company 
Pasadena, California 

Re; GSehedule III ~- Item l<a 

Comtract No. BC-200 

Gentlemen: 
The subject contract iten provides $300 000.0 00 for 
Spare Parte to support the maintenance program 
for two years. Listings of spare parts have been submitted 
ea set forth below, and are hareby approved. 


i Nome 31 Oet.'56 A-L& A-~2 None 
1 2 NEVER RECEIVED 
i 3 R Mar. ‘87 Ae-l & A~-2 46,117.69 
2 4 30 Aer.'"ST A-L&AW-B 1,244.27 
: S BS oeee pine. seas 
i * * 
total Hear ie 
2 3 3h Mar.'57 25 61,123.10 
2 4% 30 Apr.'57 2B 3,754.83 
2 5 a May 'S7 B 2, 242 
e 6 3 Am.'57 5B is 
Sub-total ays 
3x 1 Get. '57 c 64,176.89 
& 3a Mar.'57 Ground 7 9253.62 
Support 
% & May ‘57 Ground = __, 860.57 


Sub-total $8,124.18 
YPAL. APPROVED . siuiiedueniantinainantednastaate stelenletenaoneameaiaal 41. 
UHAPPROVED BALANCE-------.~ 7050. 
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) see ge at eae 2 


As subsequent lietings are received same will be 
reviewed and if acceptable, formal approval will be granted 


Very truly yours, 


| 
aaa 25X1A9a 


Contracting Officer 
25X1A9a 


Ps /DCI a «p< 


Dietribution: 


Orig - Hycon 
25X1A2d1 2 - GRE 20-200 (A&I ) 
“3- x ce 


4. - Proj. Chrono 
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